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Message Text 


UNCLASSIFIED 

PAGE 01 NASSAU 01935 151436Z 
ACTION FBOE-OO 

INFO OCT-01 ARA-10 ISO-OO SY-05 OC-06 CCO-OO /022 W 

011014/46 

R 151354Z DEC 76 
FM AMEMBASSY NASSAU 
TO SECSTATE WASHDC 8919 

UNCLAS NASSAU 1935 

E.O. 11652: N/A 

TAGS: ABLD, ACOM, ASEC 

SUB J : EMERGENCY GENERATOR FOR OB, PROPERTY NO. 04103 
REF: A) DEPT. OM DATED 1 1/12/76 B) NASSAU 1934 

1 . EMBASSY HAS RECEIVED FOLLOWING COST ESTIMATES FROM 
ELECTRICAL AND GENERATOR CONTRACTORS TO INSTALL AN ONAN 
30 KW DIESEL GENERATOR AT OB. 

A. ELECTRICAL CONTRACTOR (RITCHIE ELECTRIC) WILL PROVIDE 
MATERIALS, LABOR AND TRENCHING - DOLS 5,546.00. 

B. GENERATOR CONTRACTOR (BAHAMAS TRACTOR & EQUIPMENT) WILL 
INSTALL GENERATOR, FUEL SYSTEM. EXHAUST SYSTEM. PROVIDE AND 
INSTALL A 500 GAL FUEL TANK - DOLS 5,509.97. 

C. TOTAL INSTALLATION COSTS DOLS 11,055.97. 

2. IN ORDER TO KEEP INSTALLATION COSTS AT A MINIMUM. 

EMBASSY SUGGESTS THAT THIS UNIT BE INSTALLED AT THE SAME TIME 
AS THE PROPOSED C&R GENERATOR. BOTH GENERATORS COULD BE FED 
FROM THE 800 GAL FUEL TANK PROVIDED WITH C&R UNIT THEREBY 
SAVING DOLS 1,250 FOR A 500 GAL TANK INCLUDED IN PARA B ABOVE. 

3. EMBASSY WOULD APPRECIATE IF FBO COULD COORDINATE 
WITH OC TO IRON-OUT ANY PROBLEMS TO HAVE BOTH GENERATORS 
ON SITE AND INSTALLED IN SAME LOCATION. 

WEISS 
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